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Message Text 


UNCLASSIFIED 

PAGE 01 MADRID 05130 141127Z 
42 

ACTION SY-07 

INFO OCT-01 EUR-06 ISO-OO FBO-08 A-01 /023 W 

064471 

R 141024Z AUG 74 
FM AMEMBASSY MADRID 
TO SECSTATE WASHDC 9727 

UNCLAS MADRID 5130 

DEPARTMENT FOR A/SY/FO AND OIC NSU 

FROM POIC SEABEE TEAM MADRID 

E.O. 11652: N/A 
TAGS: ASEC 

SUBJECT: SEABEES - STATUS REPORT #2 

1. CONSEC WORK GOING QUITE WELL. (APPROX: 40PERCENT COMPLETE). 
SPECIAL PROJECTS WORK ALSO UNDERWAY. SP WORK TO DATE 

HAS BEEN PREPARATION WORK FOR NEW HEATING SYSTEM INSTAL- 
LATION. NO NEW INSTALLATION WORK HAS BEEN COMPLETED AS 
YET IN SECURE AREAS LOCALS NOT ALLOWED ACCESS. 

2. TEAM WORK HOURS HAVE ADJUSTED TO NEAR NORMAL WORK 
DAYS. ANTICIPATE REGULAR WORK HOURS SHORTLY. 

3. TENTATIVE COMPLETION DATE - STILL LOOKS GOOD FOR 
MID SEPTEMBER. 

4. CE1 ADVANCEMENT EXAM ADMINISTERED TO CE2 CRANE 
AUG 13 BY RSO. 

5. IF AVAILABLE, WOULD APPRECIATE FORWARDING OF 
NSU SOP. 

RIVERO 


UNCLASSIFIED 


NNN 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 14 AUG 1974 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1974MADRID05130 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D740223-0152 
From: MADRID 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1974/newtext/t19740848/aaaabphw.tel 

Line Count: 50 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION SY 

Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 1 

Previous Channel Indicators: 

Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: n/a 

Review Action: RELEASED, APPROVED 
Review Authority: izenbeiO 
Review Comment: n/a 
Review Content Flags: 

Review Date: 03 APR 2002 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <03 APR 2002 by reddocgw>; APPROVED <23 JAN 2003 by izenbei0> 

Review Markings: 

Declassified/Released 
US Department of State 
EO Systematic Review 
30 JUN 2005 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: SEABEES - STATUS REPORT #2 
TAGS: ASEC 
To: STATE 
Type: TE 
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